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NEW  MAIN  LIBRARY  MITIGATION  MONITORING  PROGRAM 


SECTION:  ARCHITECTURAL.  HISTORICAL  AND  CULTURAL  RESOURCES 
Mitigation  Measure 

L     The  sponsors  would  retain  the  services  of  an  archaeologist.  The  Environmental  Review 
Office  (ERO)  in  consultation  with  the  President  of  the  Landmarks  Preservation  Advisory 
Board  (LPAB)  and  the  archaeologist  would  determine  whether  the  archaeologist  should 
instruct  all  excavation  and  foundation  crews  on  the  project  site  of  the  potential  for  discovery 
of  cultural  and  historic  artifacts,  and  the  procedures  to  be  followed  if  such  artifacts  are 
uncovered. 

Given  the  archival  history  of  the  project  site,  an  historical  archaeologist  would  be  present 
during  site  excavation  and  would  record  observations  in  a  permanent  log.  The  ERO  would 
also  require  cooperation  of  the  project  sponsors  in  assisting  such  further  investigations  on 
site  as  may  be  appropriate  prior  to  or  during  project  excavation,  even  if  this  results  in  a 
delay  in  excavation  activities. 

Should  archaeological  resources  be  found  following  commencement  of  excavation  activities, 
the  archaeologist  would  assess  the  significance  of  the  find,  and  immediately  report  to  the 
ERO  and  the  President  of  the  LPAB.  Excavation  or  construction  activities  which  might 
damage  the  discovered  cultural  resources  would  be  suspended  for  a  maximum  of  four  weeks 
(cumulatively  for  all  instances  where  the  ERO  has  required  a  delay  in  excavation  of 
construction)  to  permit  inspection,  recommendation  and  retrieval,  if  appropriate.  Upon 
receiving  the  advice  of  the  consultants  and  the  LPAB,  the  ERO  would  recommend 
specific  action  to  protect  the  resources,  if  necessary. 

Following  site  clearance,  an  appropriate  security  program  would  be  implemented  to  prevent 
looting.  Any  discovered  cultural  artifacts  assessed  as  significant  by  the  archaeologist  upon 
concurrence  by  the  ERO  and  the  President  of  the  LPAB  would  be  placed  in  an  appropriate 
repository  as  determined  by  the  ERO.  Copies  of  the  reports  prepared  according  to  these 
mitigation  measures  would  be  sent  to  the  California  Archaeological  Site  Survey  Office  at 
Sonoma  State  University  along  with  three  copies  to  the  ERO. 
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Responsible  Party:  BOA 

Action  Required:  Retain  services  of  an  archaeologist,  convene  meeting  with  the  Environmental 
Review  Office  (ERO)  and  the  President  of  the  Landmarks  Preservation  Advisory  Board  (LPAB) 
to  determine  procedures  to  be  used  during  excavation,  monitor  daily  presence  of  archaeologist, 
forward  Observation  Log  to  ERO  and  LPAB,  coordinate  efforts  of  excavation  contractor  to  avoi( 
damage  to  any  cultural  or  historical  artifacts  and  implement  security  program,  if  appropriate. 

Status: 


SECTION:  TRANSPORTATION 


Mitigation  Measure 

L  The  project  sponsors  would,  in  consultation  with  the  Municipal  Railway,  install  eyebolts  oi 
make  provisions  for  direct  attachment  of  eyebolts  for  MUNI  trolley  wires  on  the  proposed 
building  wherever  necessary  or  agree  to  waive  the  right  to  refuse  the  attachment  of  eyebolt 
to  the  proposed  buildings  if  such  attachment  is  done  at  City  expense. 

Responsible  Party:  BOA 

Action  Required:  Meet  with  Muni  to  consult  on  attachment  of  eyebolts  to  the  building; 
document  desired  eyebolt  location  and  methodology  in  drawings  and  specification,  submit  copy  t 
Department  of  City  Planning  (DCP)  Transportation  staff. 


Status: 
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Mitigation  Measure 


2.     Secure  bicycle  storage  facilities  which  would,  at  a  minimum,  provide  safe  shelter  would  be 
provided  for  commuters  and  short-term  visitors  to  the  New  Main  Library.  The  New  Main 
Library  would  include  showers  for  employees  to  encourage  bicycling  and  walking  as 
commute  alternatives  for  employees  in  the  project. 

Responsible  Party:  BOA 

Action  Required:  Meet  with  Bicycle  Parking  Advisory  Committee  to  achieve  acceptable 
solution;  incorporate  same  into  plans  and  specifications,  provide  copy  to  DCP  Transportation 
staff. 


Status: 


Mitigation  Measure 


3.     The  ramp  leading  to  the  library  and  Brooks  Hall  loading  areas  would  include  warning 

devices  (lighted  signs  and  noise-emitting  devices)  to  alert  pedestrians  to  vehicles  exiting  the 
structure. 


Responsible  Party:  BOA 


Action  Required:  Incorporate  requirements  into  plans  and  specifications,  provide  copy  to  DCP 
Transportation  staff. 


Status: 
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Mitigation  Measure 


4.     Lighted  and  audible  indicators  would  be  installed  inside  the  library  loading  area  to  alert 
other  drivers  and  employees  to  the  presence  of  vehicles  using  the  loading  ramp. 

Responsible  Party:  BOA 

Action  Required:  Incorporate  required  indicators  into  plans  and  specifications,  provide  copy  to 
DCP  Transportation  staff. 


Status: 


Mitigation  Measure 

5.     Staff  of  the  New  Main  Library  and  Brooks  Hall  would  coordinate  truck  loading  and 
unloading  activity  to  minimize  conflict  between  delivery  vehicles  serving  the  two  uses. 
Specifically,  the  library  would  schedule  deliveries  that  would  be  made  by  semi-trailer  to 
occur  on  days  when  there  would  be  no  scheduled  truck  activity  at  Brooks  Hall.  Brooks 
Hall  staff  would  provide  library  staff  with  a  schedule  of  loading  and  unloading  activity  as 
often  as  is  required  to  keep  library  staff  apprised  of  scheduled  activity  at  the  Brooks  Hall 
loading  area. 

Responsible  Party:  BOA  (during  construction),  City  Librarian,  Director  of  Convention  Facilities 
(post-construction) . 

Action  Required:  Incorporate  into  specifications  to  make  contractor  for  New  Main  Library 
responsible  for  co-ordination  during  the  construction  period,  provide  copy  of  specification  section 
to  DCP  Transportation  staff. 
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Mitigation  Measure 


6.     In  order  to  provide  for  pedestrian  safety  during  the  construction  period  for  the  New  Main 
Library,  the  library's  construction  manager  would  ensure  that  pedestrian  walkways  were 
maintained  at  the  ends  of  Fulton  Street  at  Larkin  and  Hyde  Streets  during  the  construction 
period.  Four-foot  pedestrian  walkways  would  be  provided  on  Larkin  and  Grove  Streets 
where  construction  would  preempt  sidewalk  space.  Similar  measures  would  be  employed  by 
the  Asian  Art  Museum's  contractor,  as  determined  to  be  necessary  by  the  Traffic 
Engineering  Division  of  the  Department  of  Parking  and  Traffic,  during  remodeling  of  the 
existing  library  building  and  construction  of  the  addition  to  that  building. 

Responsible  Party:  BOA  (New  Main  Library  only) 

Action  Required:  Coordinate  with  DPW  Traffic  Engineering  for  temporary  pedestrian  traffic 
relocation,  incorporate  requirements  into  specifications,  provide  DCP  Transportation  staff  with 
copy. 


Status: 


Mitigation  Measure 

7.     While  subsurface  sidewalk  vaults  are  discouraged,  if  vaults  are  included  in  the  project,  the 
project  sponsors  would  design  subsurface  sidewalk  vaults  to  allow  for  possible  future 
widening  of  adjacent  streets.  Vault  design  would  be  of  sufficient  strength  to  carry 
maximum  vehicular  live  and  dynamic  loads.  Design  of  the  vault  area  to  accommodate 
street  trees  would  also  be  made,  subject  to  Department  of  Public  Works  approval.  In 
addition,  should  vaults  exist  or  be  installed  as  part  of  the  project,  the  project  sponsors 
would  accommodate  and  pay  for  the  installation  of  all  subsurface  footings,  supports  and 
foundations  as  may  be  required  for  future  public  improvements  such  as  street  lights,  street 
trees,  trolley  wire  poles,  signs,  benches,  transit  shelters,  etc.  within  project  vault  areas. 
Placement  of  such  improvements  is  entirely  within  the  discretion  of  the  City. 

Responsible  Party:  BOA 

Action  Required:  Convey  vault  design  criteria  to  design  team,  review  design  solutions  with 
appropriate  DPW  departments. 
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Status: 


Mitigation  Measure 

8.     The  placement  of  paving,  landscaping  or  structures  in  the  sidewalk  area  (subject  to  City 
approval)  could  be  done  in  such  a  way  as  to  minimize  interference  with  pedestrian  traffic. 

Responsible  Party:  BOA 

Action  Required:  Convey  design  criteria  to  design  team,  submit  proposed  design  to  Department 
of  City  Planning  (DCP)  for  review  and  comment. 


Status: 


Mitigation  Measure 

9.     During  the  construction  period,  construction  truck  movement  could  be  permitted  only 

between  9:00  a.m.  and  3:30  p.m.  to  minimize  peak-hour  traffic  (including  transit)  conflicts. 
The  project  sponsors  and  construction  contractor(s)  could  meet  with  the  Traffic  Engineering 
Division  of  the  Department  of  Parking  and  Traffic,  the  Fire  Department,  MUNI  and  the 
Department  of  City  Planning  to  determine  feasible  traffic  mitigation  measures  to  reduce 
traffic  congestion  and  pedestrian  circulation  impacts  during  construction  of  this  project  and 
other  nearby  projects  that  are  planned  for  construction  or  become  known.  To  minimize 
cumulative  traffic  impacts  due  to  lane  closures  during  construction,  the  project  sponsors 
could  coordinate  with  construction  contractors  for  any  concurrent  nearby  projects  that  are 
planned  for  construction  or  become  known. 

Responsible  Party:  BOA 

Action  Required:  Incorporate  requirements  in  specifications.  Arrange  meeting  with 
Contractor(s)  and  city  agencies  to  determine  feasible  mitigation, coordinate  with  Muni  on 
relocation  of  any  bus  stops  during  construction,  be  available  for  coordination  with  any 
concurrent  projects.  Provide  specifications  copy  to  ERO  along  with  documentation  of  meetings 
with  various  agencies. 
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Status: 


Mitigation  Measure 

10.    The  Department  of  Parking  and  Traffic  could  consider  permitting  the  use  of  on-street 
parking  spaces  on  the  east  side  of  Hyde  Street  between  McAllister  and  Fulton  Street  as  a 
"holding  area"  for  Brooks  Hall  trucks  on  days  of  loading/unloading  activity  at  Brooks  Hall. 

Responsible  Party:  BOA 

Action  Required:  This  measure  has  been  rejected  as  being  outside  the  jurisdiction  of  the  Library 
Commission.  However,  BOA  will  meet  with  Parking  and  Traffic  to  ensure  consideration  of 
mitigation  measure. 


Status: 


Mitigation  Measure 

11.    Work  schedules  of  Pacific  Gas  and  Electric  Company  and  other  utilities  requiring  trenching 
could  be  coordinated,  so  that  street  disruption  would  take  place  during  weekends  and  off- 
peak  hours.  This  should  be  done  through  the  San  Francisco  Committee  for  Utility  Liaison 
on  Construction  and  Other  Projects  (CULCOP).  In-street  utilities  should  be  installed  at  the 
same  time  as  the  street  is  opened  for  construction  of  the  project  to  minimize  street 
disruption. 

Responsible  Party:  BOA 

Action  Required:  This  measure  has  been  rejected  as  being  outside  the  jurisdiction  of  the  Library 
Commission.   However,  BOA  will  attend  periodic  meetings  with  CULCOP  to  ensure  awareness 
of  Main  Library  project  utilities  impact  and  schedule. 


Status: 
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Mitigation  Measure 


12.    Brooks  Hall  staff  could  arrange  for  incoming  trucks,  making  deliveries  or  pickups,  to  go 
first  to  a  staging  area.  Trucks  would  be  dispatched  from  the  staging  area  to  first  to  a 
staging  area.  Trucks  would  be  dispatched  from  the  staging  are  to  Brooks  Hall  when 
adequate  capacity  were  available  within  the  Brooks  Hall  loading  area  to  minimize 
interference  with  library  loading  activity  or  traffic  on  Hyde  Street. 

Responsible  Party:  BOA 

Action  Required:  Although  outside  the  jurisdiction  of  the  Library  Commission,  BOA  will 
coordinate  with  Brooks  Hall,  secure  Letter  of  Agreement,  copy  ERO. 


Status: 


Mitigation  Measure 

13.    Brooks  Hall  staff  could  provide  traffic  control  in  the  form  of  personnel  stationed  at  the 
Hyde  Street  end  (mouth)  of  the  loading  ramp  during  truck  movements  to  ensure  the  safety 
of  pedestrians  and  to  minimize  transit  and  automobile  traffic  disruption  due  to  trucks  on 
days  of  loading/unloading  activity  at  Brooks  Hall. 

Responsible  Party:  BOA 

Action  Required:  Although  outside  the  jurisdiction  of  the  Library  Commission,  BOA  will 
coordinate  with  Brooks  Hall,  secure  Letter  of  Agreement,  copy  ERO. 


Status: 
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Mitigation  Measure 


14.  Brooks  Hall  and  Civic  Auditorium  staff  could  encourage  organizations  scheduling  events  at 
those  facilities  to  include  information  on  public  transit  accessibility  in  their  promotional  and 
advertising  information. 

Responsible  Party:  BOA 

Action  Required:  Although  outside  the  jurisdiction  of  the  Library  Commission,  BOA  will 
secure  Letter  of  Agreement,  copy  ERO. 


Status: 


SECTION:  AIR  QUALITY 
Mitigation  Measure 

1.     The  project  sponsors  would  require  the  contractor(s)  to  sprinkle  demolition  sites 

with  water  regularly  during  demolition,  excavation  and  construction  activities;  sprinkle 
unpaved  construction  areas  with  water  at  least  twice  per  day;  cover  stockpiles  of  soils,  sand 
and  other  material;  cover  trucks  hauling  debris,  soils,  sand  or  other  such  material;  and 
sweep  surrounding  streets  during  demolition,  excavation  and  construction  at  least  once  per 
day  to  reduce  PM^q  emissions.  The  project  sponsors  would  require  that  the  contractor(s) 
obtain  reclaimed  water  from  the  Clean  Water  Program  for  this  purpose.  The  project 
sponsors  would  require  the  project  contractor(s)  to  maintain  and  operate  construction 
equipment  so  as  to  minimize  exhaust  emissions  of  PMjq  and  other  pollutants,  by  such 

means  as  a  prohibition  on  idling  of  motors  when  equipment  so  not  in  use  or  when  trucks  are 
waiting  in  queues,  and  implementation  of  specific  maintenance  programs  to  reduce 
emissions  for  equipment  that  would  be  in  frequent  use  for  much  of  the  construction  period. 

Responsible  Party:  BOA 

Action  Required:  Incorporate  requirements  in  specifications,  provide  copy  to  ERO. 


Status: 
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SECTION:  NOISE 


Mitigation  Measure 

1.     As  recommended  by  the  Environmental  Protection  Element  of  the  San  Francisco  Master 
Plan,  an  analysis  of  noise  reduction  measures  would  be  prepared  by  the  project  sponsors 
and  recommended  noise  insulation  features  would  be  included  as  part  of  the  proposed 
buildings.  For  example,  such  design  features  could  include  fixed  windows  and  climate 
control. 

Responsible  Party:  BOA 

Action  Required:  Convey  criteria  to  design  team;  request  written  report  delineating  response  to 
criteria,  submit  report  copy  to  ERO,  incorporate  measure(s)  into  plans  and  specifications. 


Status: 


Mitigation  Measure 

2.     The  project  sponsors  would  consult  with  the  Department  of  Public  Works  to  determine  the 
time  when  pile  driving  would  cause  the  least  disturbance  to  neighboring  uses.  The  project 
sponsors  would  require  that  the  construction  contractor(s)  limit  pile  driving  activity  to  result 
in  least  disturbance  to  people.  This  could  require  a  work  permit  from  the  Director  of 
Public  Works  pursuant  to  San  Francisco  Noise  Ordinance  Section  2908,  if  pile  driving 
during  nighttime  hours  were  determined  to  be  less  disruptive  to  neighboring  uses. 

Responsible  Party:  BOA 

Action  Required:  Schedule  meeting  with  appropriate  City  agency  to  determine  best  time 
period(s),  incorporate  findings  in  specifications,  provide  specification  copy  to  ERO. 


Status: 
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Mitigation  Measure 


3.     The  project  contractor(s)  would  be  required  by  the  project  sponsors  to  use  construction 
equipment  with  state-of-the-art  noise  shielding  and  muffling  devices. 

Responsible  Party:  BOA 

Action  Required:  Incorporate  into  specifications,  provide  copy  to  ERO.  Require  contractor  to 
perform  tests  on  equipment  prior  to  and  during  construction  to  ensure  compliance  with  noise 
standards,  submit  report  copies  to  ERO. 


Status: 


MODIFIED  MITIGATION  MEASURES  (language  deleted  shown  lined  out,  language  added 
shown  in  brackets  [  ] ).  Applies  only  to  Measures  4  and  5  below. 

Mitigation  Measure 

4.     The  project  sponsors  would  require  that  the  project  contractor(s)  predrill  holes  (if  feasible 
based  on  soils)  for  piles  [driven  from  grade]  to  the  maximum  feasible  depth  to  minimize 
noise  and  vibration  from  pile  driving.  The  actual  pounding  from  pile  driving  would  occur 
during  a  five-  to  eight-minute  span  per  pile. 

Responsible  Party:  BOA 

Action  Required:  Incorporate  requirements  into  specifications,  provide  copy  to  ERO. 


Status: 


11 


j 


Mitigation  Measure 

5.     The  project  sponsors  could  require  the  general  contractor(s)  to  construct  barriers  around  the 
site  and  around  stationary  equipment  such  as  compressors,  which  would  reduce  construction 
noise  by  as  much  as  five  TBA,  and  [or]  to  locate  stationary  equipment  in  [available]  pit 
areas  or  excavated  areas,  as  these  areas  would  serve  as  noise  barriers. 

Responsible  Party:  BOA 

Action  Required:  Incorporate  requirements  into  specifications,  provide  copy  to  ERO. 


Status: 


SECTION:  GEOLOGY  /  TOPOGRAPHY  /  HYDROLOGY 
Mitigation  Measure 

1 .     One  or  more  geotechnical  investigations  by  a  California-licensed  geotechnical  engineer  are 
included  as  part  of  the  project.  The  project  sponsors  and  contractor(s)  would  follow  the 
recommendations  of  the  final  geotechnical  report(s)  regarding  any  excavation  and 
construction  for  the  project. 

Responsible  Party:  BOA 

Action  Required:  Incorporate  geotechnical  recommendations  into  the  specifications,  provide 
copy  of  specifications  and  geotechnical  report  to  ERO  prior  to  commencement  of  excavation  or 
construction  activities. 


Status: 
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Mitigation  Measure 


2.     If  dewatering  were  necessary,  groundwater  pumped  from  the  site  would  be  retained  in  a 
holding  tank  to  allow  suspended  particles  to  settle,  if  this  were  found  necessary  by  the 
Industrial  Waste  Division  (IWD)  of  the  Department  of  Public  Works,  to  reduce  the  amount 
of  sediment  entering  the  storm  drain/sewer  lines. 

Responsible  Party:  BOA 

Action  Required:  Coordinate  with  IWD,  incorporate  dewatering  requirements  into  specifications 
and  Settlement  Monitoring  and  Dewatering  Program.  .  Provide  copy  of  both  to  ERO  prior  to 
commencement  of  shored  excavation  work. 


Status: 


Mitigation  Measure 

3.     The  project  sponsors  would  require  the  general  contractor(s)  to  install  and  maintain 
sediment  traps  in  local  stormwater  intakes  during  the  construction  period  to  reduce  the 
amount  of  sediment  entering  the  storm  drain  /  sewer  lines,  if  this  is  found  necessary  by  the 
Industrial  Waste  Division  of  the  Department  of  Public  Works. 

Responsible  Party:  BOA 

Action  Required:  Coordinate  with  IWD,  incorporate  requirements  into  specifications, provide 
copy  to  ERO  prior  to  beginning  of  construction. 


Status: 
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Mitigation  Measure 


4.     The  project  sponsors  and  contractor(s)  would  follow  the  geotechnical  engineers' 

recommendations  regarding  installation  of  settlement  markers  around  the  perimeter  of 
shoring  to  monitor  any  ground  movements  outside  of  the  shoring  itself.  Shoring  systems 
would  be  modified  as  necessary  in  the  event  that  substantial  movements  were  detected. 

Responsible  Party:  BOA 

Action  Required:  BOA  to  prepare  a  Settlement  Monitoring  and  Dewatering  Program, 
incorporate  requirements  into  specifications,  provide  copy  of  both  to  ERO  prior  to  beginning  of 
shored  excavation  work. 


Status: 


Mitigation  Measure 

5.     Should  dewatering  be  necessary,  the  final  soils  report  would  address  the  potential  settlement 
and  subsidence  impacts  of  this  dewatering.  Based  upon  this  discussion,  the  soils  report 
would  contain  a  determination  as  to  whether  or  not  a  lateral  and  settlement  survey  should  be 
done  to  monitor  any  movement  or  settlement  of  surrounding  buildings  and  adjacent  streets. 
If  a  monitoring  survey  is  recommended,  the  Department  of  Public  Works  would  require 
that  a  Special  Inspector  (as  defined  in  Article  3  of  the  Building  Code)  be  retained  by  the 
project  sponsor  to  perform  this  monitoring.  Groundwater  observation  wells  would  be 
installed  to  monitor  the  level  of  the  water  table  and  other  instruments  would  be  used  to 
monitor  potential  settlement  and  subsidence.  If,  in  the  judgment  of  the  Special  Inspector, 
unacceptable  subsidence  were  to  occur  during  construction,  groundwater  recharge  could  be 
used  to  halt  this  settlement.  The  project  sponsor  would  delay  construction  if  necessary. 
Cost  for  the  survey  and  any  necessary  repairs  to  service  under  the  street  would  be  borne  by 
the  project  sponsor. 

Responsible  Party:  BOA 

Action  Required:  Review  final  soils  report,  incorporate  recommendations  contained  therein  in 
specifications,  prepare  Settlement  Monitoring  and  Dewatering  Program,  retain  Special  Inspector 
if  appropriate,  provide  copy  of  specification  and  Settlement  Monitoring  Program  to  ERO  prior  to 
beginning  of  shored  excavation  work. 
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Status: 


Mitigation  Measure 

6.     The  project  sponsors  and  contractor(s)  would  follow  the  geotechnical  engineers' 

recommendations  regarding  dewatering  to  avoid  settlement  of  adjacent  streets,  utilities  and 
buildings  that  could  potentially  occur  as  a  result  of  dewatering.  The  present  proposed 
scheme  for  the  New  Main  Library  is  to  install  soldier  piles  and  lagging  around  the  New 
Main  Library  site  and  then  install  dewatering  wells  or  sumps  inside  the  shoring  to  dewater 
only  the  inside  area.  Monitoring  wells  would  be  installed  around  the  outside  of  the 
excavation  to  monitor  the  water  level  throughout  the  construction  period.  Recharge  of 
groundwater  could  be  performed  if  a  substantial  drop  in  water  levels  took  place  outside  of 
the  excavation. 

Responsible  Party:  BOA 

Action  Required:  Incorporate  requirements  for  monitoring  wells  and  groundwater  recharge  in 
specifications, and  Settlement  Monitoring  and  Dewatering  Program,  provide  copy  of  both  to  ERO 
prior  to  beginning  of  shored  excavation  work. 


Status: 


SECTION:  HAZARDS 


Mitigation  Measure 

L     In  order  to  reduce  potential  injury  to  building  occupants  during  an  earthquake  or  other 
catastrophic  emergency,  evacuation  and  emergency  response  plans  would  be  developed  by 
the  project  sponsors  or  building  management  staffs,  in  consultation  with  the  Mayor's  Office 
or  Emergency  Services  to  ensure  coordination  between  the  City's  emergency  planning 
activities  and  the  project's  plans  and  to  provide  for  building  occupants  in  the  event  of  an 
emergency.  The  project  plans  would  be  reviewed  by  the  Office  of  Emergency  Services  and 
implemented  by  building  management  insofar  as  feasible  before  issuance  by  the  Department 
of  Public  Works  of  final  building  permits. 
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Responsible  Party:  BOA 

Action  Required:  Schedule  meeting  with  Library  and  Mayor's  Office  of  Emergency  Services, 
coordinate  response  planning  effort,  incorporate  requirements  into  plans  and  specifications, 
submit  copy  of  plan  to  ERO. 


Status: 


Mitigation  Measure 

2.  To  expedite  implementation  of  the  City's  emergency  response  plan,  the  project  sponsors 
would  prominentiy  post  information  for  building  occupants  concerning  what  to  do  in  the 
event  of  a  disaster. 

Responsible  Party:  BOA 

Action  Required:  Emergency  information  signage  to  be  incorporated  into  the  project, 
specification  copy  provided  to  ERO. 


Status: 


Mitigation  Measure 

3.  Before  demolition  or  renovation  occurred,  the  project  sponsor(s)  would  ensure  that  PCB- 
containing  equipment  is  removed  following  all  regulations  for  worker  safety  and  disposed 
of  as  a  regulated  waste. 

Responsible  Party:  BOA 

Action  Required:  Coordinate  with  DPW  Bureau  of  Environmental  Regulation  and  Management 
prior  to  any  demolition,  provide  report  to  ERO. 


Status: 
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